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UNCLASSIFIED 

PAGE 01 BANGKO 13894 060622Z 
21 11 

ACTION FBO-01 

INFO OCT-01 EA-07 ISO-OO /009 W 

018709 

R060516Z SEP 73 
FM AMEMBASSY BANGKOK 
TO SECSTATE WASHDC 6308 

UNCLAS BANGKOK 13894 

FOR A/FBO FROM LORA. 

E.O. 11652: N/A 
TAGS ABLD, TH 

SUBJECT: FLOOD PROTECTION AND DRAINANCE SYSTEM 
PROPERTY NO. 01316 

REF: STATE 167577 

1. FOLLOWING BIDS RECEIVED SEPTEMBER 5 FOR THIS PROJECT: 

BIDDER 

BAHT AMOUNT DOLLAR EQUIVALENT 

(A) THAI UNIVERSAL ENGINEERING CO. 5,257.57 1 260,922- 

(B) CONSTRUCTION & ENGINEERING SERVICES CO, 

4,400,000 218,362.- 

(C) THAI YONG PHANICH CO. 2,938,000 145,806.- 

(D) CHRISTIANI & NEILSEN CO. N NO BID 

(E) GERSON & SONS NO BID 

2. COMPLETION TIME 240 CALENDAR DAYS AND LIQUIDATED DAMAGES 
BAHT 1,200 PER DAY. BID BOND FIVE PERCENT OF BID PRICE RECEIVED 
FROM EACH BIDDER. THAI YONG PHANICH BID PRICE VALID FOR 30 DAYS 
ONLY. OTHER BIDS VALID FOR 60 DAYS. 

3. THAI YONG PHANICH BID BASED ON G ORMAN RUPP PUMPS PER SPECIFICATIONS 

AND CATERPILLAR DIESEL ENGINES MODEL 3304 IN LIEU OF SPECIFIED 
CUMMINS DIESEL ENGINES. ASSUME CATERPILLAR DIESEL ENGINE SATI- 
SFACTORY SUBSTITUE FOR CUMMINS DIESEL ENGINE? 

UNCLASSIFIED 

UNCLASSIFIED 
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4. COPIES OF BIDS AND OTHER DOCUMENTS BEING FORWARDED UNDER 
COVERING OM DATED SEPTEMBER 6. 

5. RECOMMEND AWARD CONTACT TO THAI YONG PHANICH. DEPARTMENT'S 
DECISION REQUESTED SOONEST. 

UNGER 



UNCLASSIFIED 



NNN 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 06 SEP 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973BANGK013894 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: BANGKOK 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19730952/aaaabmed.tel 

Line Count: 67 
Locator: TEXT ON-LINE 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: STATE 167577 

Review Action: RELEASED, APPROVED 

Review Authority: martinjw 

Review Comment: n/a 

Review Content Flags: 

Review Date: 04 OCT 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <04-0ct-2001 by maustmo; APPROVED <06-Feb-2002 by martinjw> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: FLOOD PROTECTION AND DRAINANCE SYSTEM PROPERTY NO. 01316 
TAGS: ABLD, TH 
To: STATE 
Type: TE 
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